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ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO SY-04 A-01 /014W 

047961 

R 170233Z JUN 74 
FM AMEMBASSY MANILA 
TO SECSTATE WASHDC 4380 

UNCLAS MANILA 7123 

E.O. 11652: N/A 
TAGS: ABLD, RP AFSP 

SUBJECT: PROGRAM FOR COMBATING TERRORISM, REPAIRS AND 
REPLACEMENT TO CHANCERY PERIMETER FENCE 

REFERENCE: STATE 032252 

1. EMBASSY HAS DEVELOPED SPECIFICATIONS AND SOLICITED BIDS FOR 
RAISING HEIGHT OF 480 FEET OF NORTH PERIMETER FENCE FROM 
APPROXIMATELY 6 FEET TO 10 FEET AND FOR REPAIR, RESTORATION 
AND PAINTING OF ENTIRE SEAWALL FENCE (1741 FT). IN PORTION 

OF SOLICITATION PERTAINING TO NORTH FENCE, BIDDERS WHERE 
REQUESTED TO QUOTE ON TWO ALTERNATIVES ONE USING MATERIAL IN 
EXISTING FENCE THE OTHER USING ALL NEW MATERIAL. LOW BID FOR 
ENTIRE PROJECT WAS $7209 AND $10,020 RESPECTIVELY. CONSIDER- 
ING COST DIFFERENCE EMBASSY RECOMMENDS SECOND ALTERNATIVE FROM 
STANDPOINTS OF STRENGTH, DURABILITY AND ESTHETICS (FENCE 
SEPARATES CHANCERY COMPOUND AND ARMY-NAVY CLUB). 

2. EMBASSY IN POSITION TO OBLIGATE CURRENT FY FUNDS IF MADE 
AVAILABLE. 

3. SEAWALL FENCE IN URGENT NEED OF REPAIR AND PAINTING BOTH FROM 
STANDPOINTS OF SECURITY AND PROTECTION OF COSTLY INVESTMENT. 

4. SPECIFICATIONS BEING FORWARDED BY POUCH BUT WILL PROBABLY NOT 
REACH DEPT IN TIME FOR REVIEW THIS FY. 

5. IF FUNDS AVAILABLE, RECOMMEND DEPT PROVIDE TELEGRAPHICALLY 
SPECIAL ALLOTMENT $10,000. IF UPON DEPT REVIEW SPECIFICATIONS 
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REQUIRE CLARIFICATION OR ALTERATION, CONTRACT COULD BE SUBSE- 
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QUENTLY AMENDED. SPECIFICATION HAS BEEN REVIEWED AND APPROVED 
BY POST SECURITY OFFICER. 

SULLIVAN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 JUN 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974MANILA07123 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 56-0872 
From: MANILA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740639/aaaabhqx.tel 

Line Count: 64 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: STATE 032252 

Review Action: RELEASED, APPROVED 

Review Authority: martinjw 

Review Comment: n/a 

Review Content Flags: 

Review Date: 01 MAR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <01 MAR 2002 by phillir0>; APPROVED <10 JAN 2003 by martinjw> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: PROGRAM FOR COMBATING TERRORISM, REPAIRS AND REPLACEMENT TO CHANCERY PERIMETER FENCE 
TAGS: ABLD, AFSP, RP 
To: STATE 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 




